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1. SCHEDULE OFACFT FOR MODIFICATION, IRAN, LOAN, 

AND SUPPORT OF TEST PROGRAMS. 

A. PREVIOUSLY COORDINATED SCHEDULE: 

342 MODIFICATION COMPLETE - SCHEDULED FOR LOAN 
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FGRUSE IN TEST ^ 

PROGRAMS. NO COST ESTIMATES FOR TEST PROGRAMS 
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358 LAC FOR UPDATED MODS TO BE COMPLETED 

APPROX 23 JAN 62. SCHED FOR DET H TO REPLACE 352 
378 LAC FOR IRAN, CONVERSION, AND UPDATED MODS 
TO BE COMPLETED 1 FEB 62. SCHED FOR POLE 
TEST INCLUDING FLT TEST PHASE (APPROX 4 MO) 
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